Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 

Message Text 
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INFO OCT-01 ISO-OO EB-08 TRSE-00 /019 W 

114910 132032Z/62 

R 121306Z IUL78 
FM AMEMBASSY KHARTOUM 
TO SECSTATE WASHDC 7803 
INFO USDOC WASHDC 


LIMITED OFFICIAL USE KHARTOUM 3103 

E.O.l 1652: N/A 

TAGS: BENC BEXP ETRN SU 

SUBJECT: MAJOR PROJECT: STATUS OF NEGOTIATIONS FOR IBRD 
REF: A. STATE 155825, B. KHARTOUM 1474, C. KHARTOUM 3561 

1 . RE REF A REQUEST BY USDOC/MEPD FOR CURRENT STATUS OF 
NEGOTIATIONS ON BIRD FOURTH PROJECT, SUGGEST THEY BE REFERRED 
TO REFS B AND C FOR BACKGROUND. 

2. IN ADDITION: PER LATEST PROGRESS REPORT (MAY 1978) 

BY MINISTRY OF NATIONAL PLANNING'S PROJECT PREPARATION UNITS 
(PPU) OF MAY 1978, WHICH CONSIDERED SENSITIVE DOCUMENTS 
BY PPU SOURCE, WORLD BANK HAS APPROVED RECOMMENDATION BY 
PPU TO AWARED OF PROJECT TO PARSONS, BRINCKERHOFF AND CENTEC 
AND CONTRACT NOW READY FOR SIGNATURE. AS COMMENCEMENT DATE 
FOR FULL STUDY WAS SCHEDULED TO TAKE PLACE IN MID-OCTOBER 1978 

( FOR WEATHER CONDITION REASONS) IT HAS BEEN AGREED TO 
HAVE CONTRACT SIGNED IN SEPTEMBER 1978. 

3. FOLLOWING REPRESENTS PPU’S CURRENT COST ESTIMATES 
FOR THIS PROJECT, AN 18-MONTH STUDY: 

TOTAL COST: US$939,500 SUDANESE POUNDS 208,381 
FINANCING AGENCY: IDA/GOS 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 KHARTO 03103 122313Z 

PAYMENT NUMBER SUFANESE POUNDS US$ 

1 . 20 O/O DOWN PAYMENT 3 1 ,276 1 87,900 

2. SIX BIMONTHLY PAYMENTS 125,105 75 600 

37 AERIAL PHOTOGRAPHY (TO BE 52,000 
(UNDERTAKEN BY GOS SURVEY DEPT). 
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